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‘To Rattrosp Conrractors.—By the 
unexed notice it will be seen that another 
Railroad is progressing in the Southwest— 
a part of the country in which Railroads 
arefto be more used and more useful—if 
possible than in any other—and we would 
direct the attention of our readers, whose 
interest may be thereby promoted, to the 
following notice of the President : 


X} Prorosats will be received at the Office ef the 
Wear Feticiana Rattroap Company, in the town of 
Woodville, (Mississippi,) until the 15th day of January 
Wat, (1836.) for grading, bridging and eoustructing the 
Railroad for said Company,: or any number of Sections 
Weteof, yet unfinished, This road extends from the Mis- 
tipi River, near 8. Franciaville, to the town of Wood- 
Vile, about 27; miles, passing over lands composed of 
light soil and clay, free from rock of any kind, and it is 
telleved, holds out uncommon inducements to Contract- 
ms, 


It ip desirable that all the work in each Section, inelu- 
ding grading, bridging and superstructure, should be em 
braced in the same eoutract, (the Company finding timber 
wditon >) it is requeated that the proposals be made in 
Conformity thereto. 


' Asitis expected that periodical payments will be re- 
quired, ag the work progresses, it is therefore requested 
eat the proposals state particuldrly the price for grading 
Mreuble yard; bridging per foot, and the superstructure 
Det mile,—and the time the same will be commenced and 
“Ompleteg.—The superintending Engitleer wif be on the 
Wewad to give the necessary information. 


The usual evidence of character, capacity, and responsi- 
Wty, Will be required. | 


JOSEPH JOHNSON, Pres. W, F.R.R.C. 
8-H 


Woodville, Noveatber 12cb, 1285. 








InvreRNAL Improvement ConvENTION.— 
It may perhaps be inferred, from the long 
delay in publishing the proceedings of the 
Convention, held at Utica, on the 11th of 
November, that we take very little interest 
in its objects and proceedings, as well as of 
that which is to be held at Albany on the 
11th day of January next. Such inference, 
however, would be very wide of the truth, 
as many who know us, can bear witness. 
It may be proper, however, for us to say, 
that the delay has been entirely accidental, 
as well, we presume, in the omission, by 
those who prepared that report for publica- 
tion, to furnish a copy for the Journal, as it 
has been in us, in not selecting it before 
from those papers in which it was published. 
They are now given, together with a circu- 
lar, addressed by the Committee, to many 
gentlemen in different parts of the State, 
with a view of insaring a general attend- 
ance at Albany, of delegates from all parts of 
the State, that'there may be an interchange 
of opinion, and a comparison of views, in 
relation to the adoption of measures that 
shall give renewed impulse, in this State, 
to the spirit of improvement which will 
carry out, to its full extent, the great sys- 
tem of Internal Improvement so happily, 
and so successfully, commenced in 1817. 

It is important to a proper appreciation of 
what is nowin contemplation, course of 
construction, and in successful operation, in 
other States, that we should assemble, in 
Convention, from all parts of the State, and 
communicate to each other the result of our 
inquiry and investigations, that the people 
at large may be apprised of the efforts now 
making to divert from their works, the im.. 
mense trade of the West; and with a view 
of devising measures by which the nume- 
rous avenues in this State, yet unimproved, 
may be brought into use, that we may, at 
least, have a clear field, and fair competition 


lue is, to this city, beyond computation. 








enlightened minds and liberal views will be 
selected to attend the Convention ; and that 
they will, when there, act in such a man- 
ner as will tend to the greatest benefit of the 
greatest number, by advocating such works 
as will, when completed, insure the con- 
struction of numerous others, and they in 
their turn of others, until the State shall be 
intersected, in all directions, by easy modes, 
and as direct as possible, of reaching mar- 
ket. It is not to be supposed, that gentle- 
men will not look with some interest to 
those works which will promote the pros. 
perity either of themselves or their friends ; 
yet it is the duty of every man, and it will, 
no doubt, so be manifested by the Con. 
vention, to merge small, local, or sectional 
matters, in those of greater magnitude, and 
thereby insure, at an early day, the aceom- 
plishment, by force of public opinion, of 
those secondary works, which will then be 
not only of great convenience to community, 


_but also of profit to those who embark ia 


them ; whereas, if undertaken previous to 
the construction of the great thoroughfares, 
they would be compartively valueless. 


Were it not that we might be thought de. 
sirous to lead in the matter, or to direct 
public opinion, we might give our views as 
to some of the most important works which 
should engage the deliberations of the Con. 
vention ; but as we may be thus viewed by 
those who are unacquainted with us, we. 
will not venture further upon this point than 
barely to allude to a few of those great 
routes, which cannot escape the most casu- 
al observer—who gives the subject « 
thought—leaving the others for the conside- 
ration of those more interested, and better 
qualified to show their importance. 

Among other important matters, they will — 
doubtless consider the neécessity of so en- 
larging the Erie Canal, and of connecting 
it with Lake Ontario, and that lake to Erie, © 


|{to insure the business, which neturally, and 


with our neighbors, for the prize, whose va- IF & Canal around the Falls of Niagara, a8 


It is much to be hoped that gentlemen of || glways, will follow that channel, an ¢asyéad 
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‘passage to tide water. 








final bos a8 ef as to render all 
‘further enla eessary—and that 
such will - ‘we entertain very 


‘will doubtless receive that attention to which 
its importance entitles it. It is a work 
which will ultimately afford to this: city a 
large amount of valuable timber ; and ena- 


: t The Olean Canal is also a work which = and by an omission to open this: 


1 ble many, who now realize but small profits 
st from their lands, to-share with the inhabi- 


tants of the more favored sections of the 
State, in the rich returns which an im- 
proved navigation to market enables them 
to derive. ‘These dre of immense import- 


* ance to the people during a part, say about 


seven months of -the year—and they will 
therefore be properly considered. 

_ It is, however, in this age of improved 
locomotion, a subject of the first import- 
ance, as well to the whole country, as to 
this city, that other modes of communica- 
tion should be adopted between this great 
eommercial emporium, and the vast coun- 
try which contributes to its prosperity ; 
that there may be a constant, easy, cheap, 
expeditious and unobstructed intercourse, 
not only for travel, but also for transporta- 
tion, AT ALL SEASONS OF THE YEAR. 

Such has been the march of improve- 
ment, and such the increase of facilities for 
doing business, within the last ten years, 
that nothing short of the whole year will 
now satisfy us for the transaction of busi- 
neas; it, therefore, becomes our impera- 
tive duty to urge forward those great works 
that have been projected, which, when 
completed, will not only annihilate time 


and space, but also winter and ice, so far 
as they have heretofore tended to obstruct 
the regular course of business between this 
city and Albany, and the western part of the 


State. 


The charter granted in 1832 for a Rail- 
road from this city to Albany, on the east 
side of the Hudson, will, beyond all ques- 
tion, be renewed during the’ ensuing win- 
ter by our Legislature ;,and the Road must 
now, of courge, be constructed, by way of 
self-defence, in consequence of the deter- 
mipation of the people of Boston to remove 
up to Albany—or rather to remoye Albany, 
anda good portion of our western business, 
to Boston—by the Railroad between these 


two cities. 


We say, New-York must construct this 
Rafiroad, on the east side of the Hudson, 
in self-defence ; and while our hand is in, 


- and by. way of retaliation, we will run close || extent, catmet be found in the country ; 
alongside of the land of “ Blue Laws,” and |} and very few, indeed, which will afford the 
the.“ Qld Bay State,” and occagionally ’ ee 2 rrnenee boven: aside | 
board chem, in search apenas productions |} fron Vf from the cultivation of 
of choir goil, an will L gontribute to our pail, Bb the salt works at one end, 


own convenience, and the convenience of 
others ;” and then Boston may, if she please, 
take New-York also, with Albany and the 
Western Canal trade, if she can—or, in 
sober earnest, the citizens of New-York 
will not permit Boston to beconie the sea- 
port of the line of our Canals, during four 
months of the year, for want of a means of 
reaching our own better market. Should 
they do so, by inattention to their best in- 


channel of communication, then wilt Bos. 
ton not only become the seaport of this 
State, and.of\the West, for one-third of the 
~year, but she will. be richly entitled to the 
prize she will thushaye gained. This road 
must, and will be constructed ; and in order 
to give as wide a scope as possible for bu- 
siness, inasmuch as it must, for 7 or 8 
months of the year, run an express against 
the Hudson River, it will probably take an 
inland route; and perhaps in some places 
even touch upon Connecticut and Massa- 
chusetts, and probably connect at Stock- 
bridge with the main Boston line, thereby 
making a part of the route a common track, 
which must, of course, make it uncommon- 
ly productive stock. 


In addition to this Road, which will, du- 
ring the winter, receive all the travel and 
transportation, and in summer, at least a 
share of the travel from the north and west 
of Albany, destined for New-York; we 
must refer to another of still greater im- 
portance, and which has the advantage of 
the first, in the circumstance of its being 
already commenced—the New-Yorx and 
Erie Road, This Road will not only be- 
come a great thoroughfare for all kinds of 
business for, and from, the far west, but it 
will become the grand track for a numerous 
family of lateral roads, which will connect 
it with the Canal and the country beyond 
it—thus opening to al most the whole State, 





an easy and expeditious mode of getting to 
and from market, at all times and seasons 
of the year. 


The most important of these branch 
Roads, are the Bettsburgh and Utica Road, 
which will probably eventually be contin- 
ued on from Utica to St. Lawrence coun- 
ty—the Bing hampton, Courtland and Syra. 
cuse Road, which will be continued to Wa- 
tertown, in Jefferson county—thereby open- 


the immense salt works at Salina and Sy- 
racuse, and of supplying that region with 
the coal and jron of Pennsylvania. In re- 
lation to this Road, the people are now just 
‘beginning to move, as will be seen froma 
Circular, in this number of the Journal. 
Of much of this route we can speak from 
personal observation, and we hesitate not 
to say, that .a more teasible one, of equal 




















ing ap easy channel for the distribution of. 





Salina, and the coal and iron of Pennsylva- 

nia on the other, both inexhaustible in their 
supply, and each: wanted along the whole 
line, it cannot but become, if properly con. 
structed, one of the most profitable, as well 
as convenient, works of the kind in the 
To this work we would ask the attention 
of all, as taken in connection with the miain 
track, or by itself, it becomes a work of 
much interest and importance; and should 


‘not, therefore, be passed lightly over. 


The next in order is the Owego and 
Ithaca, which will eventually be continued, 
not only to Geneva, but also to Auburn, 
connecting at each of those places with 
one, which will, at an early day, extend from 
Albany to Buffalo. Another branch will 
be made from Steuben, or Alleghany coun- 
ty, to Rochester, and another from some 
point still farther west to Buffalo, thus in. 
tersecting the whole State, at short inter- 
vals, and thereby removing almost every 
farm in the State to within from one to 
three days travel of this city; and at the 
same time secure to the city of New-York 
the business of the west, and to the people 
of New-York the profits of its transporta- 
tion; and what is of far more importance, 
the reputation of being not only first in 
population, but also first in Internal Im- 
provements, and in Agriculture. 


With these important facts before the 
people, we have not a doubt but that a Con. 
vention will assemble at Albany which will 
do credit to the State; nor that it will, when 
assembled, take an enlarged and liberal 
view of the subject on which it came toge- 
ther ; and therefore great good must result 
from the intercourse of so many inlelligent 
men, engaged in the same cause. 





New-York, 30th Nov., 1835. 


Sir,—By the direction of the “ Internal 
Improvement Convention of the State of 
New-York,’ lately assembled at Utica, 
the undersigned request your patriotic at- 
tention to the subjoined proceedings of 
the Convention. 


It is certain that many lines of inter- 
communication, in this great State, re- 
main unimproved, to the manifest inconve- 
nience and loss, of large masses of our 
citizens, while the vast works, completed 
and in progress, in neighboring States, 
enable their mhabitants to reap the ad- 
vantages to be derived from an extended 
inland commerce. 


The season of frost, which is now clos- 
ing and rendering useless, for nearly half 
the year, the only great work of this. 
State, may be deemed a suitable occasion 
to invite our fellow citizens seriously: to 
reflect upon what should be done, to im- 
prove our condition, and to enable us to 
compete with our sister States. Your per- 
sonal exertions are solicited, to induce 












the citizens of your County to assemble, 
wits , and to appoint delegates 
to the Adjourned Convention, to be held 
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Henry G. Everett, Samuel Comstock. 


‘ter, Benjamin P. Johnson, Joseph String- 





ary § 36. 
iv are, respectfully, your fellow citi- 
zens, and obedient servants. 

J. G. Swrrt} 2d Vice President. 


Davin C. Coxpen, Secretary. 





INTERNAL IMPROVEMENT CONVENTION OF 
THE STATE OF NEW-YORK. 

The Delegates to this Convention as- 
sembled at the Court Room, in the city of 
Utica, on Wedhesday the 11th inst., agree- 
ably to the published call for the Conven- 
tion, by the Circular of the Chairman of 
the American Institute. For the pur- 
pose of a temporary organization, Gen. 
Josepu Kirkianp, of Utica, was called 
to. the Chair, and Henry Loucks, Esq., 
of Montgomery, appointed Secretary. The 
following Delegates presented their cre- 
dentials of appointment, and took their 
seats in Convention: 

Long Island —Edward Copeland, J. G. 
Swift, H. E. Pierpont, Morris Van Buren, 
George Hall. 

City and County of New-York—Henry 
Yates, James B. Murray, H. H. Elliott, 
John R. Peters, Joseph Blunt, D.C. Colden, 
Philip Kearney, Joseph E. Bloomfield, 
Curtis Bolton. 

On behalf of the American Institute, New- 
York—George Sullivan, Thaddeus B. 
Wakeman. 

Canajoharie and Catskill Railroad Com- 
pany.—Thos. B. Cook. 

Montgomery.— Andrew B. Calhoun, Ger- 
rit L. Roof, Henry Loucks. 

Herkimer —Dr. Doolittle, Charles Grey. 

Utica, Oneida county.—Joseph Kirkland, 
Theodore S. Gould, Thomas Walker, Hi- 
ram Denio, T. 8S. Faxon, Samuel Far- 
well, Chester Griswold, Willard Crafts, 
Thomas Goodsell, Samuel Beardsley, Rut- 
ger B. Miller, Joshua A. Spencer. 

On behalf of the Mechanics’ Institute, 
Utica —Gardiner Tracy, Thomas Colling, 
Robert M’Bride, John Parsons, Jacob D. 
Edwards, Samuel P. Lyman. 

Clinton, Oneida county —A. 8. Ruddock, 


Whitesboro, Oneida county—S. New- 
ton Dexter, William S. Wetmore, Ichabod 
C. Baker, George Balis. 

Rome; Oneida county—Henry A. Fos- 


ham, Calvin B. Gay. 

Vernon, Oneida county—Luke Hitch- 
cock. 

Oswego.—T. S. Morgan, G. F. Falley. 

Lewis county ——Daniei F. Buck, Syl- 
vester Miller. 

A resolution was then adopted that a 
committee of twelve persons should be ap- 
pointed by the Chair, to report the names 
of officérs to preside over the deliberations 
of the Convention. The following per- 
sons were appointed by the Chair, agreea- 
ty to this resolution:—Messrs. Yates, 
Wakeman, Blunt, Swift, Tracy, Falley, 
Buck, Loucks, Cook, Walker, Baker, and 
Foster. 

The Convention then adjourtied to meet 
at the Common Council Room, at 7 o’- 


the names of presiding officers, reported as 
follows : 

For President, Hon. Samuet Bearps- 
LEY, of Oneida. 

For Ist Vice President, Sy:vester Mit- 
Ler, of Lewis. For 2d Vice President, 
Gen. J. G. Swirt, of Kings. 

For Secretaries—Davin C, Cotpsn, of 
New-York, and Turopore 8S. Goxp, of 
Oneida. 

On motion of Mr. Copeland, the Report 
of the Coimmittee was adopted, and the 
officers named by the Committee took their 
respective seats. 

The following Resolutions were then 
submitted, and severally adopted by the 
Convention. 

Resolved, That in view of the great 
and growing interests of this State, and 
the certain prospect of a continued and 
rapid increase of its wealth and its com- 
merce, it is*incumbent upon the citizens 
thereof, to unite in adopting such meas- 
ures as may be calculated to promote In- 
ternal Improvements, upon a scale corres- 
ponding with our resources, and with the 
laudable enterprise of the people. 

Resolved, That the several counties 
which have not sent Delegates, be request- 
ed to send Delegates to this Convention, 
at an adjourned meeting: the counties to 
send three times the number of their re- 
presentatives in the Assembly, respéctively. 

Resolved, That when this Convention 
adjourn, it shall adjourn to the 2d Mon- 
day of January next, to meet at the Capi- 
tol in the city of Albany. 

Resolved, That a Committee, consisting 
of three members from each Senatorial 
District, be appointed to facilitate the as- 
sembling of said Convention, and that they 
also be desired to submit a plan for a pér- 
manent organization, together with such 
other matter as they may deem expedient 
for the action of said Convention. 

Resolved, That the said Committee be 
appointed by the officers of this Convention. 

Resolved, That the officers of the Con- 
vention be requested to take the necessary 
steps to procure a full and general repre- 
sentation to the contemplated Adjourned 
Convention, and that they be authorized 
to fill all vacancies which may occur in 
any Senatorial Committee. 

Resolved, That a committee of seven 
be appointed to collect information as to 
the annual cost of the post and county 
roads, in this State, and to report, at the 
next meeting of this Convention, a system 
for permanently improving their condition. 

The following gentlemen were appointed : 

Messrs. Blunt; Lee, Swift, Pierpont, 
Cook, Schermerhorn and Lyman. - 

Resolved, That when this Convention 
adjourn, this evening, it adjourn to meet 
at 10 o’clock, to-morrow morning. 

Resolved, That a Committee of ten 
be appointed by the chair to report to this 
Convention, at its meeting to-morrow 
morning, subjects for its consideration. 

The following gentlemen}weré naried 
by the Chair, as member$:6f the abdve 
comniittee : : 





clock. 
nal 7 o'élock, P. M. 
The Convention assembled putsuant to 
j ent. The committee to report 











chéster, and fron’ the Hoi. € 
which were severally read and 
table. 
Convention adjourned to meet 
morning at 10 o'clock. 





President rose, a é 
discharge of his offieia 
Congress, be abset 
adjourned meeting.-¢ ae nvt 

could he perform the?duti wpe | 
the officers of the meeting, by one 


resolutions adopted ; he must, ther 












presiding officer in his stead. 
Nov. 12—10 o'clock, A.M.” 
The Convention re-assembled according 
to adjournment, at 10 o’clock. Aftét the 
organization had taken 
dent repeated the suggestions madé by him 
last evening, and proffered his TS ee. 
It was Resolved, That the résigtiation 
of the President be accepted, and ig Oa 
be requested to préside. 
Joseph E. Bloomfield, in behalf of the 
committee of ten, appointed at the prévi- 
ous sitting of the Gonvéntion; thén made 
their unanimous 


REPORT. 
Whereas, the growing interésts of this 
State require the timely provision of means 
to give efficient aid to the development of 
the resources of our vast intetior—And 
whereas, it is important that information 
on the subject, be collected and dissernina- 
ted among the people of this State—And 
whereas, it is believed that we have amo 
us public spirited citizens, willing to devote 
an adequate portion of their time to pi 
q mnote plans which would be calcula 
more rapidly and effectually to realizé the 
vast resources which are yet but partially 
brought into action ; thetefore, 


Resolved, That it is recommended to 
form a State Society for the promotion of In- 
ternal improvements, and that this Cenven- 
tion, at its adjourned meeting, adopt means 
to organize the same; the duty of which 
society shall be, to collect and diffuse su¢h 
information as may be deemed of public 
utility. The society shall consist of a 
member from each county in this State, 
who shall appoint such officers and agents, 


they may deem necessary. 


Resolved, That to enable thé society 
to execute its functions, each county in 
this State be requested to form théfein a 
County Society of Improvement, which 
society shall, at its stated meetings, 
plans of public utility to the State Society 
and shall raise such sums by i 
as the friends of Internal Im 
may find it proper to subseribé, to 
every expense incidental to carry itd ef- 
fect the operations of the State Societyyatid 
to remit the amount of such fuidé to thie 
Treasurer thereof. 

Resolved, That the State Society peti 
Congress to appropriate méaris to improve 
the Atlantic and Lake frontiers f this 


’ 
’ 








Messrs, Bloomfield, Foster, Swift, Mur- |} State, for naval and commercial: . 
ray, Spencer, Elliott, Loucks, Palleyy! Resolved, That it is earnestly teeé 
and Grey. shang a Ne mended to the people of this State, lake 
Communications wete té 
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ip Canal around the Falls of Niagara, 
by an application to the State Legislature, 


or Congress. 

Resolved, That the members of Con- 
gress from this State, be requested to urge 
upon the consideration of that body the 
propriety of allowing foreign goods to be 
transported across the territory of the Uni- 
ted States, under proper regulations, to the 
provinces of the C ‘ ; 

Resolved, That in carrying out the views 
of this Convention, all local and sectional 
jealousies should be deprecated, and that 
* the people of this State owe it to them- 
selves to direct their combined energies to 
the speedy completion of all the great 
works of Internal Improvement, tending to 
» facilitate the intercourse between the dif- 
ferent sections of this State with each oth- 
ex and with the other States. 

It was then Resolved, That the report 
be laid on the table for the consideration of 
the Convention at their adjourned meeting, 
and the committee be discharged. 


It was then Resolved, That this Con- 
vention do adopt the fifth resolution report- 
ed by the committee. 

_ The following resolution was then’ pre- 
sented,by Mr. Copeland, and laid upon the 
table: “ That it be very respectfully re- 
commended to the Legislature to cause a 
topographical, and, if of sufficient /{mpor- 
_ tance, a geological survey of the State, or 
as much of it as may not already have 
been surveyed, forathe purpose of having 
before them such information of a definite 
character, as will enable them to form a 


just estimate of the wants of every section | 


of the State.” 

Resolved, That the thanks of this Con- 
tion be presented to the Authorities of the 
city of Utica for their attention in procuring 
@ room for the use of the Convention during 
its present situng. 

The Vice President, in conformity with 
a resolution of the Convention, then an- 
nounced the following gentlemen as com- 
mittees in their respective Senatorial Dis- 
tricts : 

Ist District—Stephéa Allen, Charles 
Henry Hall, John A. King. 

2d District—George D. Wickham of 
Orange, Allen McDonald of Westchester, 
and Albro Aikin of Dutchess. 

34 District—Samuel Cheever of Albany, 
Richard P. Hart of Rensselaer, and Alon- 
zo C. Paige of Schenectady. 

4th District—Edwin Dodge of St. Law- 
rence, Luther Bradish of Franklin, Rich- 
ard Keese, of Clinton. 

Sth District—Hiram Denio of Oneida, 
Isaac W. Bostwick of Lewis, and Alvin 
Bronson of Oswego. 

6th District—John H. Prentiss of Otse- 

Chas. Pumpelly of Broome, and I. 8. 
of Tompkins. 

7th District—John Wilkinson of Onon- 

Azariah Smith of Onondaga, and 
Gerard Wilson of Ontario. 

Sth District—Elisha B. inte, Ne Mon- 
roe, Jas. Stryker of Erie, and Benjamin 
Chamberlain of Cattaraugus. ° 

Resolved, That the thanks of the Con- 
vention be presented to the officers of the 


ae ne That the proceedings of this. 





°AMERICAN RAILROAD JOURNAL, AND | 


Convention be published, and that the offi- 
cers, including the late President, be re- 
quested to subscribe their naiwnes thereto. 
The Convention then adjourned. 
‘ fe SaMvEL a lg Pres’dt. 
YLVESTER MILLER, P 
J. G. Swirr, , V. Pres’dts. 
Davin C. Coven, 


Tusovore 8. Gorn, Secretaries. , 





In connection with the proceedings of 
the Convention published above, we give 
the letters below—one of them written by 
the Hon. Gideon Lee, now mentber of 
Congress elect from New York, and the 
other by Mr. Schermerhorn of , Rochester, 
in behalf of the delegation from that city. 

New-York, Nov. 7, 1835. 
Henry Yates, Esq. Chairman. 

My Dear Sir :—I am gratified with the 
proposed measure of a Stat® Convention at 
Utica, relative to the prospective internal 
improvements of our great and’ growing 
State. I think the measure will elicit and 
concentrate a inass of information on this 
important subject, calculated to produce 
greater uniformity of sentiment and great- 
er unity of action than has been, and, I 
trust, will result in the adoption of some 
general practical system, promotive of this 
great paramount public interest. 

I regret that recent engagements, added 
to old ones, put it out of my power to at- 
tend personally. Your obed’t serv’t, 

. Giveon LEE. 


Rochester, 9th Nov. 1835. 
To the Chairman of the Convention to be 
held at Utica on the subject of Internal 

Improvement, 11th Nov., 1835. 

Dear Sir :—At a public meeting held in 
this city, pursuant to notice, five delegates 
were elected to meet with you at Utica: 
unforeseen circumstances prevent a majori- 
ty from attending; we therefore shall not 
be represented. We cordially approve of 
the call for a Convention, and shall be hap- 
py to co-operate with you in any measure 


|| to advance the interests of our State. 


We are deeply sensible ‘of the impert- 
ance of constructing and improving canals, 
rail and common roads, for the convenience 
and benefit of the State generally. 

Respectfully, your ob’t serv’ts. 
J. M. ScHeRMERHORN, 
For the Committee. 





Bartimore anp Onio Raitroap Re- 
Port.—We commence in this nnmber, the 
sixth annual report of Jonaruan Kyicur, 
Chief Engineer of this Road. The first 
part, or rather first report, for there are two, 
relates to the Road and affairs generally of 
the Company. The other part, or second 
report, refers particularly to the examina- 
tions and surveys of routes for the Road 
from Cumberland to the Ohio River, at 
Pittsburgh and Wheeling. We shall give 
this report entire, notwithstanding its great 
length, that our-readers may see and duly 
appreciate the obstacles to be overcome in 
crossing the Alleghanies, and the enterprise 





| energy of our neighbors of Baltimore 


which grapples with them, and which, we 








doubt not, will successfully overcome—as 
well as to place within their teach much 
useful and valuable information ; by which 
all interested in such works may be stimu- 
lated to renewed efforts in the outeet, as 
well as profit by the information in their 


|] Operations. 


Siath Annual Report of the Chief Engineer 
of the Baltimore and Ohio Railroad. 


Eneineer’s Orrice, BALTINORE 
anD Ouro Rairoap, 
Baltimore, October 5, 1835. 


To Puixie E. Tuomas, § ; 
Pres’t Baltimore and Ohio Railroad Co. 

The time for making the annual state. 
ments relating to the affairs of the Rail- 
roads in charge of this Company, having 
arrived, I have now the honor to present 
my sixth annual report. 

It was stated, in my report of last year, 
as probable, that a single track of railway 
upon the Washington Branch Railroad, 
would be opened and travelled from Balti- 
more to the line of the district of Columbia, 
by the first of July then next; and it is 
with unfeigned satisfaction, that I am now 
enabled to state that the result isin accord- 


ance with the belief then entertained: For : 


on the first day of July: last, a locomotive 
engine, with a train of cars containing the 
President, Directors, and other . persons, 
went and returned over the entire space 
mentioned. 

Within the present year, the Company, 
availing itself of the legislation of the gen- 
eral government, and of the most friendly 
and enlightened grants of the municipality 
of the city of Washington, has pushed for- 
ward the work with unfaltering energy, 
having ge ame the graduation and ma. 
sonry, and the laying down of the first track 
of Railway for a distance of about three 
miles within the District of Columbia to 
the boundary of the corporate limits of 
Washington, and likewise for an addition- 
al distance of about 1} miles within those 
limits to Pennsylvania Avenue, in that 
city ; so that the entire line was opened for 
travel on the 25th day of August last, on 
which day the President-and Directors 
opened the Road with appropriate ceremo- 
nies; four of the locomotives, with their 
respective trains, having, on this interest. 
ing occasion, passed from Baltimore to 

ashington and returned during the day, 
conveying nearly one thousand persons— 
the speed being about twenty miles an 
hour. 

In the very short time of a few months, 
say in less than two years, the formation of 
this Road, involving the building of yp. 
wards of 46,000 perches of masonry, 
the excavation and removal of nearly 2,000,- 
000 cubic yards of earth, have been effect- 
ed, and in the same period, a single track 
of Railway upon the entire distance (30} 
miles), and 5 miles of the second track in 
the principal excavations, have been laid. 
1 congratulate the Board upon so speedy 8 
completion of the work to the extent de- 
scribed, and at a cost which puts it beyond 
doubt that when the second track shall be 
completed, the total amount of expenditure 
upon the construction of this Railroad will 
fall short of the lowest estimate made 
me, and which was reported on the 271 
July, 1833, Sec. 7th, Annual Report of 
President and Directors, page 59. 

Since the opening of the Branch Road, as 
above mentioned, two locomotive engines 
have been employed upon it in the convey- 
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ADVOCATE OF INTERNAL IMPROVEMENTS. | 


atice of passetiget's, each making one circu- 


ler trip, daily, and no trip has been’ lost, or 
,| even pm beyond a few minutes. : 


The time consumed in making a trip 
with the engine, is usually from 2 hours 10 
toj2 hours 20 minutes; although some- 
times the journey has been made in 2 hours. 
The average time, however, has been about 
# hours 15 minutes, with a running veloci. 
ty of about 20 miles an hour, but inclusive 
of the time spent at the water stations, the 
average speed is about 16 2-3 miles per 
hour. This is quite a high velocity, con- 
sidering the rawness of the embankments 
and the consequently liability to derange- 
ment in the Road, as with the utmost care, 
unequal settlings of the rails will occur, 
and may have an evil effect before a re- 
adjustment can take place: And this 
may happen on miany parts of the line 
at the same time, especially on occasions 
of heavy rains. These reflections would 
seem to suggest the propriety of a lower 


Yate of speed, until the subsidence of the 


embankments had rendered the road more 
pan ph after which the journey might 

made in 2 hours—meantime 1 5,miles an 
hour would be more safe, and at this speed 
the time would be 2 hours 30 minutes. 

It was stated, in my last annual report, 
that the graduation and masonry upon the 
sixth division of the Baltimore and Ohio 
Railroad, were then completed, and that in 
the course of that season, a single track of 
railway would probably be laid down the 
entire length of this division, extending up 
the Potomac, and along the margin of the 
Chesapeake and Ohio Canal, from the Point 
of Rocks to the bridge at Harper’s Ferry. 
This Se gre pa was uly fulfilled, and 
the Road was opened for travel on the Ist 
day of December last, from which time the 
trade and travel have continued to pass up- 
on the Railroad between this city and the 
point to which the Road is finished oppo- 
site to Harper’s Ferry, without any serious 
interruption. 

The plan of a viaduct to be erected across 
the Chesapeake and Ohio Canal and the 
Potomac River at Harper’s Ferry, has been 
designed chiefly by my late assistant, B. H. 

atrope. The mason work of this struc- 
ture which is (besides other uses) to forma 
connection between the Baltimore and Ohio’ 
and the Winchester and Potomac Rail- 
toads, has already been contracted for, and 
itis intended likewise to contract for the 
sueperstructure, which is to be of wood, as 
soon as practicable ; in order that the en- 
tire viaduct may be finished in the shortest 
time possible. 

_For the details relating to the construc- 
tion upon both Railroads, I refer to the re- 
port of Casper W. Wever, superintendent 

raduation, masonry and construction. 

he surveys and drawings connected 
with them having been generally completed 
to Harper’s Ferry and to Washington, the 
setvices of several of my assistants have 
been dispensed with; of this number are 
Benjamin H. Latrope, who is now Chief 
Engineer upon the Baltimore and Port De- 
posit Railroad, and Henry R. Hazlehurst, 
and James Murray, who are likewise upon 
that Road as his assistants. 

{n the department of machinery the con- 
structions lve advanced successfully as 
regards cars and coaches, as well as loco- 
Motive engines, in all of which, lam happy 
to say, our efforts have been crowned wit 
the most brilliant success. For the details 
in this department of the service, I refer to 
the + as atendent of machinery. 

With regard to. the locomotive engine, 











priticiple of its construction, have been in- 
troduced and adopted since last year. The 
working of these American engines proved 
so {satisfactory that it was thought more 
advisable, inasmuch asthe branch to Wash. 
ington was to be travelled exclusively by 
the power of steam, to construct, without 
delay, a sufficient number of them to in. 
sure a successful commencement and con- 
tinuance of the transit between Baltimore 
and the capital of the Union, than by at- 
tempting to improve so costly a machine, 
that already worked so well, and by that 
means risking the chance of a failure in the 
requisite supply of locomotive engines. 
Some slight modifications, however, have 
been usefully made, whilst others, of the 
decided value of which, time only can test, 
are in the course of experiment. 

In the report of last year, it is stated that 

the diameter of the working cylinders of the 
“ Arabian” engine were each 12 inches, and 
the stroke 22 inches. All the engines since 
made, however, whilst the same length of 
stroke is preserved, have the diameter of 
their cylinders increased to 12} inches : and 
this was justified by the competency of the 
boiler to generate steam enough to work 
the enlarged cylinders with effect. 
@lt was likewise mentioned in my last An- 
nual Report, that the waste steam, in pass- 
ing from the cylinders to the fan-wheel 
was tfansmitted in a hollow belt, encircling 
the boiler, in which belt the water pipes 
leading from the supply pumps were in- 
elosed, in order that the water in its passage 
to the boiler might receive heat from the 
waste steam. in relation to this mode of 
saving fuel, or increasing the supply of 
steam, we have now tb say, that in conse- 
quence of being attended with two evils, 
the plan failed to realize the benefits expect- 
ed from it. In the first place, the reaction 
of the water immediately before the closing 
of the valve caused a sudden and powerful 
strain, upon the long and slender pipe, in 
which that fluid was enclosed, by which 
means the failure of the pipe at the joints, 
or in some other place, would often take 
place: and when this happened the pipe 
was not easy of repair, by reason of the dif- 
ficulty of access to it. In the second place 
the transmission to the water of the calor- 
icof the steam, so far condensed the latter 
as to render its elasticity unequal to the 
production of the requisite blast, by means 
of the fan-wheel. The plan of the belt and 
its finclosed pipes was therefore abandoned, 
whilst the steam was conducted in a differ- 
ent manner, and more directly from thecy- 
linders to the fan-wheel: at the same time 
the engine continued to work remarkably 
well, although, as was supposed, with less 
economy than if the heat of the waste steam 
were imparted to the water, previously to 
the injection of the latter into the boiler. 

To effect the accomplishment of this pur- 
pose it was proposed by Ross Winans, as- 
sistant engineer of machinery, to cause the 
waste steam, after it should have operated 
upon the blowing apparatus, to pass 
through 100 copper tubes, each ha}f an inch 
in diameter and 15 inches in length, con- 
tained and fixed within a cylinder 14 inches 
in‘diameter and 15 inches in length; which 
cylinder is attached to the exterior of the 
boiler, and with the fixtures of the fan- 
wheel, presents a uniform finish. The wa- 
ter on its way from the foree pumps to the 
boiler is impelled into and through the cy- 
linder amongst the-copper tubes, through 
which the steam is discharged, as above 
mentioned, by which expedient the boiler 
would be supplied with water already 


we have to remark that no changes in the | charged with & considerable degree of heat, 
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The apparatus for heating the water be. 
fore it is throws into the boiler, as last dee 
scribed, has been made and attached to one 
of the engines of the latest construction, buc 
there has not yet been time to measure the 
utility of the contrivance by the test of ex- 
perience. 

Subsequently to the construction of the 
“ Arabian” engine deseribed in the last re- 
port, weighing 7} tons, aminctease of weight 
to the extent of about ome ton appeats to 


have been introduced, so: that the engines of 
the most recent construction weigh about 


accrued {rom an increase of metal in the 
wheels, and in several other parts, being in- 
troduced in order to secure greater perma- 
nency and durability in the machine. . 

he opinion was expressd in my last An- 
nual Report that an engine of 6} tons would 
have sufficient adhesiveness for the convey- 
ance of passengers upon the branch road to 
Washington; and if an engine of this 
weight could be made of sufficient strength 
and durability of parts, and having at the 
same time a capacity to supply steam 
enough to maintain the desired 9 to 3 such 
should be the class of engines to be employ ; 
ed upon that road. The immediate neces 
sity, however, for fabricating a number of 
engines sufficient to effect the business that 
would be required, has prevented an effo 
to produce a locomotive engine of the desir- 
ed weight: at the same time we have san- 
guine hopes that success will attend our la- 
bors, in this respect also, whenever the ef- 
fort can be considerately made. 

In relation to the power of the Arabian 
engine the result of an experiment was giv- 
en in the Report above ee greg) | which 
it appegred that this engine, the adhesions 
of both pairs of wheels. being employed, 
drew after it, exclusive of the tender, upon 
a level part of the Baltimoreand Ohio Rail- 
road 112 tons 18 cwt. 1 qr. gross at a speed 
of 11.79 miles per hour, and it ascended a 
grade of 17 feet per mile in a curve of less 
than 1000 feet radius at the rate of 6 or 7 
miles an hour. Engines of such power, as 
were here displayed, would seem to be ca- 
pable of doing any kind or amount of busi- 
ness that commerce or intercourse 
demand ; nevertheless, those subsequently 
made, whilst they have been somewhat 
augmented in mass, haye come forth with 
a power of steam and of traction hitherto 
unequalled, weight for weight, it is believ~ 
ed, in the operations of the locomotive 
steam engine. One of them drew upon the 
occasion of opening the branch to Wash- 
ington, on the-25th of August last, 250 pers 
sons in 5 eight-wheeled coaches, being 2 
gross weight of about 47 tons; ata 
of 20 miles an hour, and at this rate too 
the ascents of 20 feet to the mile, of whi 
grade there are on that road 5 or 6 conse- 
cutive miles. © ~ 

The power of oneof the new engines of 
8} tons, called the “ George Washington,” 
was recently tested upon the bales: 
Branch Railway. It drew @ train of 30 
freight cars and one passenger coach, veg 


. 


ing, exclusive of the engine and tender, 








tons gross. With this load the time in 
assing over 29 miles of the road towards 
——- was 2h. eet sec, ty 
cluding the time consumed in stoppi 
thefway to replenish with water, sd 
amounting to $2 min. 40 sec. And the 
time employed in returning over the same 
distance, bal the same train; nes h.30m. 
$3 sec., including stoppages to ra 
of 25 min. 55 sec. In the onedirectionthe . 


a velocity whilst in] motion 
| therefore, 132, and in Pay 0 14 _ 



































































8} tons. ‘The augmentation in weight hag . 







The road at the two ends of the 


is heatly upon the same level, yet 
20 


rt at Washingto 
eet than at the commencement of the 





in is lower by about 


ae 99 at the Patapsco. ae 
The average Pet though great with 
thé enormous load mentioned, does not fur- 
_nisha just measure of the full power of this 
zine : on aceOuntof the extent of the level 
descending parts.of the way, the speed 
might have been much fase, is extreme 
valselty was not the object of the experi- 
nent, and the supply of steam in the cylin- 
devs Was fegulated by the Engineer so as 
t6 approximate to a uniformity of speed 
pon all parts of the road. It is upon the 
astending parts of the Railway, therefore, 
that we are to look for the full display of 
power on this dctasion: and it was ob- 
served that the train ascended 5 consecu- 
tive miles of the. road, having a uniform 
ascent at the rate of 20 feet to the mile, 
in 26 min. 8 sec., being a velocity at the 
rate of 11.48 miles per hour. Here, the 
wéight of the tender being 5} tons, and ihe 
resistance upon a level part of this Rail- 
way being assumed at 11 lb. a ton, the 
force of traction required to balance the 
friction and gravity of the train of 113 tons 
was 2203 lb. whilst, allowing for the gravi- 
tating tendency down the descent, of the 
igine and tender, it will appear that the 
engine did, upon this occasion, exert a pow- 
ét of traction, (beyond what was sufficient 
to’overcome the friction upon a level, of it- 
self and tender) equal to 2822 Ib. at aspeed 
6f§i1.48 miles per hour; being equal to the 
conveyance upon a level at this velocity of 
tain of cars weighing gross 211 tons. 
is engine, with several others of the 
Battie mhodel, have been built during the past 
yéar, at the Company’s workshop, by the 
eontractors Davis and Gartner, which firm 
is now dissolved in consequence of the la- 
mented death of Phineas Davis, the effici- 
ént partner, who attended personally to the 
planning and construction of the jengines; 
and to whose genius and worth, the world 
is indebted for several valuable improve- 
iments in Railway machinery. 
For the operations relating to transpor- 
tation, I must refer to the Report of the 
Officer having charge of that department 


of fie service. 

ith the approbation, and at the solici- 
tation of Samuel Sprigg and Joseph Cald- 
Esquires, on behalf of the.citizens of 
heeling and its vicinity, and of John 
hompson, Esq., residing at the Flats of 
Grave Creek, on behalf of the interests at 
that place and its neighborhood, I commen- 
eed eafly in the month of May last, a re- 
comnoissance of the Alleghany mountains, 
arid thé country generally, from Cumber- 
land, im Maryland, to the Ohio River at 
“Wheeling, and likewise at the Flats of 
Giave Creek, in Virginia, with a view to 
j of the practicability of obtaining a 
i} for a Railroad from the Potomac at 
be » to the Ohio River at the 

ts just mentioned. 
é éxamination was likewise carried 
t6 the Ohio River, at the city of Pittsburgh. 
x = course of this reconnoissance, ma- 
ny ¢ t defiles in those mountainous re- 
} were penetrated and examined, and 
contiéctions traced between the gaps, which 
at eo formed, in the various parallel 
iti ch thesAlleghanies are com- 
access was had to all the au- 
it could shed light upon the to- 
fre the country in question, either 
to distances or attitudes. 
ese €xdininations have resulted in a 
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land to the Ohio River: and moreover, tit 
it is entirely practicable to construct a Rail- 
road, within reasonable limits of expense, 
from Cumberland to Wheeling, and like- 
wise to Siebargh, upon which the motive 
power may be that of steam by locomotive 
engines, and dispensing entirely with fixed 
or stationary engines, with their inclined 
planes, ropes, and other fixtures. 

For a more detailed aecount of the re- 
connoissance and the results, and of the ca- 
pabilities of the locomotive engine in tra- 
versing different grades at various veloci- 
ties, reference is made to my report to the 
Committee of the 30th ult. upon that sub- 
ject; which report I hereunto annex, ac- 
companied with.a map of the country from 
Cumberland to the Ohio River, exhibiting 
the routes examined. @ (iteip] 


Respectfully submitted, 


J. Kyicut, 
Chf. Engr. Baltimore and Ohio Railroad. 


A CT 
RAILROAD INTELLIGENCE. 
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(Cuareston anv Cinctnnat: RAmroap. 
—In this number will be found the Report 
referred to in our last in relation to this con- 
templated improvement. With this, and 
the more certain improvements in Pennsyl- 
vania and Maryland staring us in the face 
on the South—the Railroad from Albany 
to Boston on the East—and the improve- 
ments going on in Canada on the North—it 
becomes the State of New-York {to move, 
soon, steadily, onward, or be eclipsed as she 
willjrichly deserve, and as we hope she will, 
by her more considerate and enterprising 
neighbors. 


Railroad from the Banks of the Ohio 
River to the Tide Waters of the Caroli- 
nas and Georgia. 


Procegpines 1n Cincinnati.—On Mon- 
day evening. August 10th, 1835, a public 
meeting of citizens of Cincinnati. was held 
at the Commercial Exchange, for the pur- 

se of promoting the construction of a 
Railroad, from Newport or Covington, op- 
posite Cincinnati, to Paris, in Bourbon 
county, Kentucky. After the requisite pro- 
ceedings on this subject were concluded, 
Dr. Daniel Drake offered the following res- 
olution : 


Resolved, That a committee of three be 
appointed to inquire into the practicability 
and advantages of an extension of the pro- 
posed Railroad, from Paris into the State 
of South Carelina. 


Which, being unanimously adopted, 
Dr. Drake, J. W. Bakewell, and J.S. Wil. 
liams, were appointed said committee. — 

The meeting then adjourned till the next 
Saturday, the 15th, when a number of gen- 
| tlemen from Newport and Covington were 
present. An elaborate report from the pen 
of Mr. Williams having been made on the 
subjeet of the Railroad to Paris, and the 
steps necessary to promote a survey of the 
route taken, the committee on the extension 
of the road into the southern States, were 
called upon, when Dr. Drake presented and 
tead the following report: 

The committee to whom was referred 
the subject of a Railroad from the valley of 
the Ohio River to the maritime coast of the 
Carolinas and Georgia, having in a general 





perféct conviction*on my part, of the en§ 





manner considered its practicability and 


tire feasability.of a Railroad from Cumber- || 






7 vantages, leave to submit the follow- 


REPORT. 


The. States which border on the Ohio, or’ 
are watered by its great tributary streams, 
are western or tramontane Pennsylvania 


tucky, and Tennessee; nearly through the 
centre of which that river flows, almost 
parallel with the sea coast of the old south. 
ern States. From the seven States abcve 
mentioned, there are highways of commu- 
nication with the ocean. in but two direc. 
tions—northeast, and southwest. The 
former, consisting of several distinct lines 
of river, canal, Macadamized and Railroad 
communications, reaches the Atlantic 
ocean between the west end of Long Island 
Sound and the mouth of. the Chesapeake 
Bay—from New York to Norfolk—a dis- 
tance, on a straight line, of 300 miles: The 
latter communicates with the Gulf of Mex- 
ico by the delta of the Mississippi. Be. 
tween these two points of marine connec- 
tion with the interior, is a coast nearly 
$000 miles in extent, constituting the sea- 
board of southern Virginia, North and 
South Carolina,jGeorgia, Florida, Alabama, 
and Mississippi, with which the States in 
the valley of the Ohio have no direct con- 
munication, even by means of a good pou 
road, so that the mail to the northern fron- 
tier of Georgia and the Carolinas, not three 
hundred miles distant from the banks of 
the Ohio, in a straight line, is.actually sent 
by Washington City, on a route nearly 
four times as long. With that part of the 
southern coast which lies west of the pen- 
insula of Florida, the Ohio States havetrea- 
dy intercourse, by the Mississippi River; 
but with the region east of that peninsula, 
they are destitute of all adequate meanso! 
commercial and social connection. Here 
then is a great desideratum, which can be 
supplied in no other manner than by the 
contemplated Railroad. 

Starting, perhaps from more than one 
point on the Ohio River, in the State of 
Kentucky, this road should stretch nearly 
south ; and branching, when it enters the 
Carolinas and Georgia, to reach their tide 
waters at several different places. ‘Taking 
Cincinnati as a city intermediate between 
Maysville and Louisville, and Charleston 
as intermediate between Wilmington, in 
North Carolina, and Augusta, in Georgia, 
the road might be said, more especially, to 
connect Cincinnati and Charleston, and 
may for convenience in this report, takeits 
length and designation from those two ¢i- 
ties. Starting from the former, or rather, 
from the opposite bank of the Ohio River, 
in Newport or Covington, it would pe 
verse the State of Kentucky to the Cumber- 
land Gap, ncar the southwestern angle of 
the State of Virginia, then cross the State 
of Tennessee, and, ascending the valley 
of the French Broad, in North Caroli- 
ha, arrive at Greenville,‘ or some other 
point in South Carolina, beyond the Al- 
eghany mountains, whence it may pass 
down to Augusta, in Georgia,by one branch, 
and by another more immediately to 
Charleston, in the direction of Colum- 
bia. In traversing North Carolina, it 
might, with facility, the surface of the 
country permitting, be connected by 
a lateral road, with the projected Cape 
Fear and Yadkin Railway; which passing 
through Fayetteville, is to terminate at 
Beaty’s Ford, on the Catawba River. 
The distance between Cincinnati and 
Charleston, on a straight line, is about 








which would probably require a Road 
i miles. South Ina, however, has al- 
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and Virginia, Ohio, Indiana, Hlinois, Ken. ° 
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ready made a Railway, 135 miles in length, 
fag srl , on the Savannah River, op. | 
site Augusta, nearly in the direetion of 
incinnati ; and the contemplated Railroad 
to Paris, in Bourbon county, Kentucky, ex- 
actly in the course of Charleston, (for the 
‘ construction of which there are, in the opi. 
nion of your committee, a t. many 
weighty reasons of a local ‘nature,) would 
have ahngth of about 90 miles, thus leavin: 
but 475 miles to complete this new an 
most important communication, between 
the inte’ and the sea-board of the south. 

The middle of this main trunk would be 
intersected by the projecteed Railroad from 
Richmond, Virginia, via Lynchburg, to 
Knoxville, in East Tennessee, by which the 
Old Dominion would acquire a new channel 
of intertourse with her daughter, Kentucky; 
and also with several of the States formed out 
of the North-Western Territory, which was 
once her property,—travelling from the 
West to southern Virginia, being thus re- 
stored to the route which it took in the in. 
fancy of our settlements. 

By an. ion west, to Nashville, of the 
Richaoudsbynchburg, and Knoxville Read, 
the whole of central and northern Tennes- 
see would be enabled, with great facility, to 
communicate with the Carolinas and Geor- 

gia, by means of the southern extremity, 
with the State of Ohio, by means of the 
northern extremity of the great highway 
wider consideration. 

From the maritime terminations, and the 
\teral branches of this extended trunk, let 
us turn our attention to the northern or con- 
tinental connections which it would estab- 


These would extend, both east and west, 
from Cincinnati, for several hundred miles, 
and through every intervening northern 

int. First, the Ohio River would connect 
it with western Virginia and western Penn- 

lvania—embracing the valleys of the 
reat Kenhawa, Monongahela, and Alle- 
hany rivers; Second, the Ohio and Erie 
banal, from Portsmouth to Cleveland, ai- 
ready finished ; the Miami and Maumee Ca. 
nal, in progress from Cincinnati to Lake 
Erie, uniting at Fort Wayne, with the Erie 
and Wabash Cunal of Indiana ; and the Mad 
River and Sandusky Railroad, from Dayton 
tothe Lake, the execution of which has 
commenced, would connect it with the en- 
tire chain of northern lakes, from the Falls 
of Nii to the Straights of Mackinac, and 
even Green Bay, on the western shore of 
Lake Michigan, including the eastern border 
of Wisconsin Territory, north or mari- 
time Illinois and Indiana, the whole of 
Michigan Territory, a part of Upper Ca- 
nada, and the centre and northern decli- 
vity of Ohio: Third, the Wabash and Erie 
Canal, just mentioned, and the Railroad 
from Lawrenceburg, at the mouth of the 
Great Miami, to Indianapolis, already begun, 
Would carry its advantages into the depths 
of Indiana: Fourth, the Ohio River from 
Cincinnati to the Mississippi would connect 
it, beneficially, with'south and west Illinois, 
ouri, and the immense extent of unset- 
tled territory watered by the nag Missis- 
tippiand Missouri Rivers. Thus the pro- 
fae mela trunk, from Cincinnati to 
ar , would resemble an immense 
horizontal tree, extending its roots through, 
or into, ten States, and a vast expanse of 
uninhabited territery, in the northern inte- 
were the. mon, x ile its heanghes gould 
l as many populous States 

on the sou soahen. 

The extent of this inland communication 
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pared with that established by the Missis- 
sippt River. It would not indeed be limit- 
by the continent, for, as many import- 
ant islands of the West Indies are contig- 
uous to South Carolina, they would, in fact, 
be comprehended in the new facilities of 
intercourse that would be established be- 
tween the south and north, and should, 
therefore, be taken into the estimate. 


Of the physical practicability of con- 
structing the main trunk of the proposed 
Railway, across the States of Kentucky, 
Tennessee, and North Carolina, your com- 
mittee see no reason to.entertain a doubt. 
It is true, that it must averse many of the 
branches of the Cumberland and ‘Tennes- 
see rivers, and scale the southern extremi- 
ties of the Alleghany mountains. One of 
the branches, however, of the latter river, 
the Erench Broad, as we have already seen, 
originating on the slopes of the Blue Ridge, 
the most southern of the mountain chains, 
runs to the north, traversing the western an- 

le of North Carolina, to unite with the 

ennessee, thus opening a pass through a 
part of the mountains, and inviting to the 
enterprize. Of the height of the remaining 
mountains, your committee cannot speak 
with confidence, but believe it to be less 
than that of the Alleghanies, where they 
are traversed by the Railroad and canals 
from Philadelphia to Pittsburg. However 
this may be, no decision of the question of 
physical practicability can be made, but by 
competent engineers, on an actual examina- 
tion of the route. 


The question of expense can of course 
only be settled by the same means. As- 
suming that the projected Railroad from 
the Ohio River, opposite Cincinnati, to 
Paris, in Bourbon county, Kentucky, will, 
from the considerations timited to the re- 
gion of country concerned, be most certain- 
“ly executed, and referring to the actual com- 
pletion of the Railroad from Charleston to 
Augusta, the intervening section would not, 
as we have seen, exceed 475 miles, which, 
at the high price of 12,500 dollars per mile, 
would not amount to 6,000,000 of dollars; 
asum not greater than is about to be ex- 
pended by a company of capitalists, in the 
construction ofa Railway within the State 
of New-York, torun nearly parallel with 
her Grand Canal, and connect the same wa- 
ters with the same city. 


It may be said, however, that the central 
part of the Cincinnatiand Charleston road 
would run through a country but thinly in- 
habited, and furnishing little aid, either in 
the construction of the road or in swelling 
the amount of transportation upon it. But 
why is it so sparsely peopled? Manifestly, 
in part, because, of all portions of our com- 
mon country, it is the most inaccessible and 
the most destitute of facilities for the ex- 
portation of its iron, salt, coal, tar, turpen- 
tine, and other natural productions. ‘To 
wait, therefore, for a denser population, as 
a condition for commencing a great work 
of fnternal Improvement, which only can 
augment that density, would be to wait for 
the development of an effect, before resort- 
ing to the only cause that can produce it. 
Let the road be executed, and an instanta- 
neous impulse will be given to improvement 
in that region. If, however, it were too 
sterile for such a result to occur, no argu- 
ment against the project could arise from 
that fact, for the undertaking is necessary 
to the reciprocal exchange of the production 
of the States penetrated by its extremities, 





















from north to south, through the centre of || im Whieh respect it would be Similar to the 
the United States, would comprehend at || Phila ja and Pittsburg route, which, in 
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mountains, and still facilitates an immense 
trade between the east and west. 

Thus it is not necessary that the whole 
line of an artificial way should lie through 
a cultivated and populous country, nor need 
we look to the inhabitants along this or any 
other projected Railroad -or Canal, for the 
a of its cones ions These will be 

urnished by the capitalists-of an every 
part of the Leaman or eveh by — of Eu- 
rope, the moment the enterprise is author- 
ised by the States through which it is to be 
carried on, and the probabilities of a profita- 
ble investment are rendered manifest... In 
the opinion of your committee, the States 





of Kentucky, Tennessee, and the Carolinas, ; 


might, in their sovereign capacity, execute 
this work, and make it a rich and lasting 
source of revenue; and, they have ag little 
doubt, that the incorporated joint stock com- 
panies would at once be able to command 
the requisite capital. os 

Your committee are of opinion, that the 
strongest motives exist for ‘the immediate 
execution of this great work. At least half 
the people of the Union, comprehended, in 
whole or in part, in East Florida, Georgia, 
South Carolina, North Carolina, Virginia, 
Pennsylvania, ‘Tennessee, Ohio, Michigan, 
Indiana, Illinois and Missouri, are interest- 
ed in its completion, as they would instant- 
ly participate in its advantages; and, as 
your committee believe, need only to inves~ 
tigate the subject, to be at once aroused to 
efficient action. 

Would it pass, like the New-York Ca- 
nal, or the projected Railroad from Augusta, 
in; iy to Memphis, » Tennessee, 
nearly from east to west, and consequent 
ly combine regions which have similar 
climates, and identical productions, its 
value would be farless. But, as we have 
seen, stretching boldly from north to south, 
and, with the present and future public 
works of the States between the Ohio Riy- 
er and the Lakes, establishing a high road 
of communication through nearly all the 
climates and varieties of soil, productions, 
and people of the United States, it would. 
forever stand alone and conspicuous among 
the public works of the Union, both im the 
kind and amount of commercial and social 
intercourse which it would promote, 

The sustenance and manufactures of the 
corn States, from Kentucky to Michigan, 
would instantly pass along it to the south- 
ern consumer, of the region from Cape 
Florida to the Chesapeake Bay, avoiding 
all the delays, commissions, dangers of the 
river, and dangers and damages of a i 
cal sea vayage which belong to the Missis= 
sippi and Gulf route; and even. much, of 
the produce that might be designed for 
coasting .or foreign exportation, would 
reach the seaports of South Carolina and 
Georgia, by the same channel, instead.of 
going to New-Orleans or New-York. On 
the other hand, the tropical productions of 
the northeast of Cuba, and of East Flori, 
da—their spices, sugar, oranges, lemons, 
and figs ;—and the indigo, rice, and.cotton 
of Georgia and Carolina would, by. the 
same direct route, penetrate, in a few 
the interior of the continent, and 
among the consumers, even to the 
of Take Superior. 


Some of po committee, indeed, incline 
to the belief, that tae same channel would. 
at no distant time, become an inlet for 
many of the productions and man 
of foreign countries ; for commerce, asifar 
as possible, should be based upon-a dimece: 
exc anes of productions and commodities, 
Thus the shipping merchants of Charles 
ton and Savannah, might barter their cass: 































































































































Europe for 


ton in ired 
y the. le of the States in the Valley 
the Ohio, and exchange the same for 


their sustenance ; the whole operation, both 
continental and marine, being performed 
without the ey of any other 
money than that employed in defraying 
the ses of traisportation. 

ya gag eg pt 
at ; on this nation 
highway, the committeé scarcely dare to 

To them it vars of a magni- 
tude, which they fear the meeting and the 
reo at the . Sco gg a 

, 88 extravagant and incredible. y 

the existing population of the portions of 
coustry, even now connected with the 
there would jbe a great amount of 

‘and transportation ; but the ex- 

teat to which it Would augment the popu- 
sation of the zone of country through which 
it would pass; the impulse to agriculture 
it would impart; the manufacturing es- 
tablishments it’would set up, and the lat- 
eral Turnpikes, Railroads and Canals it 

s t, to new districts of coun- 
try, the western slopes of the Alle- 

heny mountains to the banks of the Mis- 
siseippi, from the sea to the lakes; would 
make it the parent of a great system of 
central internal improvement, and enable 
it to augment the amount of its articles of 
transportation to an indefinite degree. 
These immense pecuniary benefits, accru- 
ing to millions of people, should, of them- 
selves, prompt those who are interested to 
an immediate attention to the work; but 
there are other and nobler considerations, 
which should not be overlooked. 

No public work could contribute more 
powerfully to our national defence. Es- 
tablishing a direct and rapid communica. 
tion, between the northern and southern 
frontiers of the United States, separated, 
unlike the eastern and westcrn, from the 
dominions of foreign nations by narrow 
sheets of water only, it would afford facil- 
ities for the transportation of troops, muni- 
tions of war, and military sustenance, from 
the centre to the borders, or even from one 
froatier to the other, with unexampled ra- 
pidity ; thus favoring a concentration, re- 
quisite to national defence in time of war, 
which could not otherwise be effected ; and 
which would present a new triumph of 
eivilization over barbarism, by making civil 
public works, an efficient substitute for 
atanding armies and powerful navies, which 
exhaust the resources and endanger the 
liberties of a nation. 

‘ But the most interesting and affecting 
eonsequences that would flow from the ex- 
ecution of this enterprise, would be the so- 
eial and political. 
at is now the amount of personal 
iatercourse between the millions of Ameri- 
ean fellow-citizens, of North Carolina, 
olina, and Georgia, on the one 
hand, and Kentucky, Ohio, Indiana, and 
Wlinois, on the other? Do they not live and 
die ip orance of each other; and, per- 
haps, with wrong opinions and prejudices, 
which the intercourse of a few years would 
annihilate forever? Should this work be ex- 
ecuted, the nal communicatjon be- 
tween the north and south would instantly 
become unprecedented in:the United States. 
Louisville and Augusta would be brought 
iate social intercourse; Cincinnati and 
Charleston be neighbors; and parties of 
pleasure start from the banks of the Sa- 
venash for those of the Ohio River. The 
people of the two great valleys would, in 
sutamer, meet in the-intervening mountain 
pegion of North Carolina and Tennessee, 





one of the most.de 1 climates in the 
United States; * pg errs 
compare theit sentiments, and blend their 
feelings—the north and the south would, 
in fact, shake hands with each other, yield 
up their social and political hostility, 
themselves to common national j 
and part as friends and brethren. . 7 . 
Finally, the immense summer throng’ of 
visiters which annually go up to the north, 
along the seaboard, would made still 
greater, and turning mint through 
the States of Virginia, Maryland, Pennsyl- 
vania, and New-York, spread over the nor- 
thern centre of the United States, to the 
shores of the Lakes and upper ogi $- 
concentrating on their return in the Val- 
ley of the Ohio; having seen what the 
now never see, and made acquaintance wit 
“what at present is unknown to them, the 
very heart of the Republic. On the other 
hand, the people of the north would, in 
autumn and winter, pour down upon the 
temperate plains of the south, in turn, stu- 
dying their political, civil and literary in- 
stitutions, partitipating in their warm hos. 
itality, catching a glow of southern feel- 
ing, gratifying their curiosity, and return 
enlarged in their patriotism and enriched 
in their knowledge of our common country. 
Thus, this travelling, alone, would, at no 
distant day, reimburse the expenditures by 
which it~ might be created, whileit would 
unite with the ties of business, in confining 
with a new girdle, States which are now 
but loosely connected, and thereby contrib. 
ute tetpreag Mee the perpetuity and hap- 
piness of the Union. 
Dan. Draxs, 
T. W. Baxewe tt, {Commit 
Jno. S. WitiiaMs, ; 
Cincinnati, Ohio, August 15, 1835. 2.¢ 2 ses 





On motion of J. D. Garrard, Esq., sec- 
onded by General James Taylor, of New- 
port, the report was unanimously adopted. 

Dr. Drake then offered, from the commit- 
tee, the following resolutions, which were 
severally adopted.! cues 


a 


SUPPLEMENTARY REPORT. 


* The Committee to whom was referred 
the subject of a Railroad from Ohio to South 
Carolina, having prepared a series of reso- 
lutions to be offered in case their report 
should be adopted, beg leave to present the 
following : 
1. Resolved, That a Standing Commit- 
tee of Inquiry and Correspondence be ap- 
ointed, consisting of seven members—four 
fesa Cincinnati, two from the adjoining 
part of Kentucky, and one from eastern In. 
diana ; four of whom shall be a quorum. 


2. That it shall be the duty of said Com- 
mittee to elect from their own body a Chair- 
man and Secretary, and take immédiate 
measures for the publication and dissemina- 
tion of the report just adopted, together with 
such communications as they can promply 
obtain, and such an address of their own as 
they may consider relevant to the subject. 

$. That it be recommended to them, to 
make an immediate communication to the 
Governors of each of the States and Terri- 
tories, interested in the proposed work, re- 











uesting them to bring the subject before 
their respective Legislatures, at their next 
sessions. ’ 

4. That they be requested to adopt such 
measures, as may be practicable to inform 
and joterest the people living near the 
posed Road, relative to the subject. « ", 











following gentlemen were appoin 
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Standing Committee of Correspondence anid | 


ra 
n. William H. Harrison, 


James Ha a | Oa 
ward D. Mansfield, Esq., { Cincinnati. 
Dr. Daniel Drake, 
. James Taylor, Newport, Ky. 
Dr. John W. , Covington, Ky. 
George A. Dunn, Esq., Lawrenceburg, Ia. 


The meeting then adjourned, subject to 
the call of the Committee. 

T. W. Baxewe 1, Chairman: © 
James McCanpxsss, Secretary. 





Ramroapd across tHE Mountains.—It will be 
seen that the Mayor, at the request of a number of 
citizens, hascalled atown meeting at the Exchange, 
to-morrow, the 19th inst., at 12 o'clock, for the pur- 
pose of considering the subject of the construction 
.of the railroad from Cumberland to Brownsville, 
and thence to Pittsburg and Wheeling—and of ap. 
pointing delegates to represent this city in the Con- 
vention which is to be held at Brownsville on the 
25th instant. The work in question is.6f vital im- 
portance to Baltimore, and is worthy of allthe aid 
which can be brought to bear upon it.—-[Balt 
American.) Pig o 


' 
CANAL INTELLIGENCE. . 
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We insert with pleasure the annexed corree- 
tion: 

[For rue New Yoru Amenican.] 

Error Correcrev.—Mr. Editor: Will you 
permit a stranger from the City of Brotherly Love, 
to remove an impression made in your paper last 
evening, that might, and probably has led some of 
your readers to suppose the tolls received in Penn- 
sylvania, for the year ending on the Ist of Novem- 
ber, amount to the sum of $403,008, and no more, 
on the Inland Improvements, in that State. Your 
paper says: 

“ DennsyLvania.—The receipts from the Cenals 
of the State, for the year ending November Ist, 
were $403,008. Those from the New York Ca- 
nals, for the same period, will more than treble 
that amount.” 

The Auditor General of Pennsylvania reports: 
The reeeipts on the public canals, for the 

year 1835, 

do _ on the public railroad uni- 
ting the main canal, between Philadel- 
phia and Pittsburg, 


$403,006 


981,379 
684,397 
320,000 
175,000 





To which add--Schuylkill canal, for the 
year, (an incorporated company,) 
do Union canal, leading from the 
Schuylkill to the Susquehanna, = 
do Lehigh canal, leading from 
Mauch Chunk coal mines to the Penn- 
sylvania canal, at Easton, 130,000 


$1,309,387 





Making together, 





This amount may be fairly considered the pro- 
duct of Tolls on the Pennsylvania improvements, 
for the year 1835, independent of the Chesa 
and Tabware canal, and a variety of rai 
leading from the city of Philadelphia into the in- 
terior of Pennsylvania. Viator. 


New York, December Ist, 1835. 





Tue Morris Canat was closed on the 12th 
inst. for the season. The water was drawn 
ore month earlier than usual, in consequence of 
the necessity of altering the Inclined Planes, and 
making other improvements to facilitate the navi- 











In pursuance of the first resolution, the’ 


weather setting in. 
The total number of boats which have 


at Easton, for Newark and intermediate: 
= carrying 41211 tons, 13cwt. We 

arrangements are 1n progress to 
Ho ngeal jay in the 


ation at sn early da Erin 
src tilgadh cons Bac Daily 
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gation withincreased tonnage, previous to the cold 






cleared during the season at the head of the Canal 





